AHS Building Committee, Communications Subcommittee 
Met 3/14/22 at 4pm (meeting held via Zoom) 


Present: Amy Speare (Chair), Liz Homan, Kirsi Allison-Ampe, Julie Dunn, Tobey Jackson, Joan 
Roman, Jim Burroughs (Skanska), and Victoria Clifford (Skanska). 


|. | Phase | Opening Reflection 
e Opening went well. There was time for Building Committee members to take short tours 
ll. Auditorium Opening, Tours, and Opening Ceremony 


e Auditorium update: turnover is now estimated to happen on April 14 and use of the 
space for classes can begin on or after that date. Some of the A/V equipment is 
delayed. 

e Proposed plan to host tours for town meeting members, parents, and community 
members during week of April 25 and/or May 2 

o Will ask Bridgebuilders (student group) and National Honor Society students to 
help give tours 

o Possibility to schedule “expo” for AHS clubs as a fundraising opportunity 

o Offer a weeknight and weekend option 

e Official Phase 1 ceremony will be planned in May separate from tours after auditorium 
AV equipment is installed 

e The Sustainability team is interested in highlighting AHS during EcoWeek. Possible 
discussion/tour. Amy will reach out to the sustainability team to coordinate. 


lll. | Approval of Meeting Minutes 

Motion to approve 2/28/22 meeting minutes by JR, 2nd by KAA. Motion approved 6-0 
IV. Old Business - None 
V. |New Business - None 


Meeting adjourned at 59m 
Next meeting date: 4/4/22, 2pm 


